
two of the 758 systems. It is anticipated that these spares will make 
the system self-sufficient for at least six months. 

An additional preflight checkout and maintenance cart is included to 
support both systems when deployed at two different sites. The additional 
STATINTL cart will not be furnished with a set of test antennas (since the antennas 
were custom designed f or the first aircraft but not the second) or 

One of the two Equipment Test Sets, Item 660, which 
was furnished with the first cart will be consigned to the second cart. 
This will slightly degrade flexibility while testing subsystems but is 
worth the cost savings. 


Associated with the material costs estimated on the attachment, there 
are labor costs, other direct charges and burden which cover specifying. 
STATINTL ordering, assemblying, packing and shipping. Th e total budget ary estimate 
for supplying these spare parts and test cart if 


A list of GFE equipment is appended to this proposal. This GFE will be 
needed to equip the additional cart as well as provide a set of recorders 
for the second airborne system. The cost of the GFE is not part of the 
budgetary price. 
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STATINTL 


STATINTL 


p-6328 STATINTL 


Listing of Spares, 


Components, 


per system 758 


Quantity Pa rt No . Description Total Price 


150 


Assorted Capacitors 


$ 150.00 

50 


Assorted Inductors 


80.00 

300 


Assorted Resistors (with cabinets) 

40.00 

50 


Assorted Connectors 


110.00 

35 


Assorted Semiconductor Diodes 


70.00 

50 


Assorted Transistors 


500.00 

10 


Assorted Trimpots 


60.00 

1 




2,500.00 

1 




600.00 

1 




800.00 

1 




1 , 000.00 

4 



I15-6505H 

18.00 

2 

225-114 

UTC, Filter, AL-422 


50.00 

2 

325-132 

Piezo, 4201, 10 MC Crystal 


10.00 

2 




24.00 

1 




12.00 

1 




12.00 

1 

235-024 

Texas Inst., MI-120-100-112 

Thermostat 

13.00 

1 

357-104 

Technipowcr, Power Supply, 227-1649 

900.00 

1 

357-105 

» '* " 227-1650 

215.00 

1 

385-115 

Leach, Relay, 9224-4128 


31.00 

1 

385-116 

Branson, Relay, ARC-2C-24A 


14.00 

1 

385-117 

Hart, Relay, RA 847 


33.00 

1 

Transco , 

Coax Switch, 15920-400 


180.00 




Page total 

^7,431.00 
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P-6328 

Deliverable Items on One Additional Preflight Checkout and Maintenance Cart 

STATINTL 


STATINTL 


Item 

614 

615 
618 
619 

STATINTL 665 

666 


Part No. Description 

System Control 
System Monitor 
Airpax Portable Demux No. 1 
" " " No. 2 

Maintenance Tool Kit (2 each) 
Support Tool Kit (1 each) 

Test Cables and Wiring for Cart 


Price 

$450.00 

1.990.00 
2,000.00 
2,000.00 

600.00 

200.00 

1.760.00 


Subcontract 

STATINTL 626 


Skydyne, 


Checkout and 


Maintena nee 
Total 


Cart 7,000.00 

this page?4l6,000.00 


Page 1 of 1 pages 
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STATINTL 


Listing of Spares, 


Components, per system 758 (cont) 


Quantity Part No. Description Total Price 


1 

Transco, Coax 

Switch, Type Y-11350 

$81.00 

1 

Watkins Johnson, TWTA, WJ268-8 

4,000.00 

1 

It 

19 

TWTA, WJ 269-8 

4,000.00 

1 

fl 

ft 

TWTA, WJ271-8 

4,000.00 

1 

Aertcch, TDA, 

T5543 

2,825.00 

1 

It 

TDA, 

T7635 

4,750.00 

1 

Trak. 

, Oscillator, 9127-1025 

340.00 

1 

Nexus, Integrated Amplifier, SA-1 

50.00 

w 





1 

*T 

ft 

” SA-60 

150,00 

1 

Signet ics, ” 

** SE501K 

38.00 

1 

Ame lco , " 

" F, 16-511 

25.00 

1 

General Inst. 

, Integrated Circuit, NC511 

60.00 

1 

If 

ti 

M ” NC513 

60,00 

STATINTL 4 


L.O. Oven Subassembly (Price based 


on purchase of 4) @ $6;. 000. 00 

24,000.00 




Page total 

$44,379.00 




Page 1 total 

7,431.00 


Spares Total per system $51,810.00 
Spares Total for two systems $103,620.00 
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Appendix to P-6328 

Field Support - GFE which is required for the duplicate maintenance and 


checkout 

facility. 

The recorders are 

required for the second 

airborne syst< 

Quantity 

Required 

Manufacturer 

Type No. 

Description 

Estimated 
Unit Price 

1 

Hewlett Packard 

HP-6080 

Signal Generator 

$1, 300.00 

1 

n 

II 

HP-5245L 

Counter 

2,950.00 

1 

it 

It 

HP-525 3B 

Frequency Converter 

500.00 

1 

it 

tf 

HP-5254A 

Frequency Converter 

825.00 

1 

if 

II 

HP-200CD 

Oscillator 

200.00 

1 

f» 

*! 

HP-478A 

Thermistor Mount 

145.00 

1 

#f 

«« 

HP-431A 

Power Meter 

425.00 

1 

If 

#1 

400 D 

VTVM 

250.00 

1 

M 

II 

HP-606A 

Signal Generator 

1,350.00 

1 

If 

M 

HP-420A 

Detecto r 

50.00 

1 

II 

M 

HP-612A 

Signal Generator 

1,400.00 

1 

It 

ft 

HP-614A 

Signal Generator 

1,500.00 

1 

II 

If 

HP-616A 

Signal Generator 

1,500.00 

1 

ft 

1# 

HP-212A 

Pulse Generator 

585.00 

1 



TS/621-U 

Signal Generator 

585.00 

1 

Tektronix 


555 

Oscilloscope 

2,650.00 

2 

II 


202-2(016-048) Scope Cart 

130.00 

1 

»» 


M 

Plug-in 

525.00 

2 

ft 


016-035 

Polarized Viewer 

10.00 

2 

II 


P600 6C010' 

-127) Probe 

22.00 

1 

ft 


P6015 

High Voltage Probe 

200.00 

1 

ft 


130 

LC Meter 

225.00 
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Appendix to P-6328 (cont) 

x .^Approved For Release 2002/06/13 : CIA-RDP69B00279R000300080008-7 
Quantity 1 ^ Estimated 


Required 

Manufacturer 

Type No. 

1 

Tektronix 

3A1 

1 

»l 

2B67 

1 

rt 

5 35 

1 

»* 

564 

2 

Lambda 

LE104M 

2 

CML 

CRS-1000 

5 

Power Designs 

2015R 

2 

Lavoie Labs 

LA545-54B 

2 

Narda 

757B-3 

2 

»1 

757B-6 

2 

M 

757B-10 

2 

ft 

757B-20 

1 

Jerrold 

900A 

1 

Kepco 

KR11 

2 

Simpson 

269 

2 

ft 

0173 

2 

Sage 

9210 

1 

Te Ionic 

TAB50 

1 

Boonton Radio 

190 A 

1 

Ma rconi 

1066B 

2 

Astro Science 

14 


Description 

Unit Price 

Plug-in 

410.00 

Plug-in 

175.00 

Oscilloscope 


Storage Scope 

850.00 

Power Supply 

815.00 

Frequency Converter 

2,000.00 

Power Supply 

175.00 

Plug-in 

500.00 

3 db Attenuator 

30.00 

6 db Attenuator 

30.00 

10 db Attenuator 

30.00 

20 db Attenuator 

40.00 

Sweep Generator 
with Detector 

1,310.00 

Power Supply (+100 VDC) 210.00 

VOM 

81 . 00 

High Voltage Probe 

12.00 

50-ohm Termination 

25.00 

Attenuator 

250.00 

"Q" Meter 

975.00 

FM Signal Generator 

1,575.00 

Tape Recorder 

100,000.00 
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